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a Tabulation of Investnents, 


Total of 
Allocations © 
___ (in 1,000 eastmarks) 


aeibow me 


TROP Bernese Hf a 


rain installations (eech of the 
projects costing of 500,000 or 
rore eastmarks) 


subsidiary installations (each of 
the projects costing 500,000 or 
‘ore eastrarks) . ‘ 


Vain installations (each of the 
ErOIer ee Costing from 250,000 to 
500,000 eastmarks ) 


Subsidiary installations (each of 
the projects costing from 250,000 
to 500,600 eastmarks) 


Projects costing up to 250,000 
castnarks 


Total: 


___CLASSIFICATION SECRET/CONTROL ~ 
= ~ DISTRIBUTION 


ee oe ees 


20,803 
1,850 
24,611 


3,520 


39 4000 


309,18) 


To Re Spent 
- in 1953 


eae 


22h; ,079 
1,850 . 
22,991 


3,520 * 


39,000 


mame 


291,10 (1) 
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2. Breakdown of construction projects ranging from 259,0CO to 500,000 eastmarks: 


Total Cost To Be Spent in 1903 


< 7 * 
aantaneneneeteemeaiendtemandehetetsheeemiemerroreierenemieteceminciaamerericemnece aeeniaionetremar ram cae a anew 


haa 
(in 1,000 eastmarks) 


“ain installations: 


locomotive repair shops 60 . L6G 
liolline stock repair shops | T32 792 
Construction of railroad stations . 397h3 3,743 
Locomotive maintenance shops 860 860 
Rolling stock maintenance shops 1,160 1,16 
Improvement of? railroad lines 3,452 | 3,452 
Bridge construction work — - ooo ), 000 
Safety installations 515k 413k 
Nousing | | 1,080 : 1,080 
Hlectrical installations ; 320 _ 320. 
Administrative buildings ig ©2 BUG | 300 
Various installations 950 950 
‘Sanitary srstallations . 1,.7h0 1,70 
Total: | 2h, 011 ——* 22,991 


“Subsidiary installations: 


Cultural installations — 720 720 
Uealth service . . 682 682 
“veLfare install ations 780 — 760 
Youth vielfare and training installations 1,338 1,338 
Total: 3,520 . 3,520 


3. Breakdown of construction projects costing, 500,000 or. wore eastrarks: 


Stone m/e a 25X1 
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Total of _ To Be Spent 
Allocations in 1953 
_._{in_1,000 castmarks) 


a esembensenan RESON Dre btn A nn etna cdma ed 


Vain installations: 


Lotonotive repair shops . . h,2ho 2 9hi50 
Rolling stock repair shops . 5,000 | . 1500 
fiailroad stations 6,000 1,600 
Locomotive maintenance shops . 4,137 h,137 
Rolling stock maintenance shops . 3,600 3,600 
Scheduled replacement of equipment 20,000 20,000 
. Improvenent of railroad lines . 172,370 104,370 
Pridee construction work 1,400 1,400 
Safety installations 19 ,h6h 18, 76) 
Administrative buildings 1,000 . 1,000 
Various installations | | 962 550 
Sanitary installations | 2,630 1,708 
Totals 210,803 22), ,079 


de 


Subsidiary installations: 


“elfare installations | 500 S00 
Youth welfare and training installations 1,350 1,350 
Total: | 1,850 13850 


Breakdow of investments according to railroad districts: 


. Total of To Be Spent 
een at Amount Allocations in 1953 


Cin 1,000 eastmarks) ~— 
a. ferlin railroad district, 
Projects costing 500,0C0 or more eastrarks 


“ater supply at the 
seurunppin locomotive 
Mointenance shop 730 730 


tyiargement of facilities 

for ralrrtenance of passenger 

aars st the Rucmelsburr rolling atock 

maintenance shop. 600 600 
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Construction of a rolling 
stock maintenance plant at 
Lichtenbers 


Construction of double-track 
line between ildpark and 
Michendorf (2) 


Construction of the sustermark=- 
Henniesdorf-lirkenwerder 

line {northern section of the 

Berlin Outer Freight Kine) (3) km 36 


Construction of a second track 
and reinforcement of the 
permanent way betwoen “4 ldpark 


+ 


and “ustermark ()) 


Construction of a co:necting 
curve at Schoeneweide—Vuhlheide lm 1,5 


Enlargement of the Geddin.: ; 
railroad station km 2,5 


Reinforcenent of the permanent 
way of the belzig-Rathenow line 
(first construction stare) km 70 


Construction of a connecting 
curve at the Jueterbog railroad 
station ( Talkenberg—Seddin) km 6,5 


Reconstruction of the 
fuerstenberz railroad station 
(first construction stage) 


[nlarrcerent of the Brandenburg 
railroad station (first con- 
struction stage) 


Enlargement of the Mrant:furt/ 
Oder railroad station km 3.5 


Extension of crossing loops at 
Solzow, Premnitz, pritzerbe 
on the Telgzig-Rathenow Line km 6,9 


Construction of a bridre over 
the Spree River at Fuerstenwalde 


Replacement of automatic locking 
installations at the Triecrich- 
Strasse and Alexandervlatz 
railroad stations 


Signal bex at the Nauen railroad 
station 


-Construction of safety instal- 
lations in the southern section 
of the Ferlin Outer “reight Ring 
(Seddin-hichreste]] line) 
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3,000 


"33,000 


70,000 


13,00C 
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Construction of safety instal- 
lations in the northern section 
of the herlin Outer freicht Ring 750 


Construction of an administration 


building on Krausonstrasse 1,000 © 


Construction of experimental 
storage facilities inclusive of 
mechanical equipment at Kirchnoeser 1,4h0 


Projects costing less than 500,000 eastrarks. 


Enlargement of the transloading 800 
shed at Seddin 


Erection of the station hall at 
the Ostbahnhof 293 


Construction of a rolling stock 

maintenance plant at the 

Cronsbruecke rolling stock 

maintenance shop in Frani:furt/Oder 280 


Enlargement of the Osthalle rolling 
stock maintenance shop in - 
Hrankfurt/Oder 180 


Reconstruction of the Velten switch 2 
railroad station units By 


* 


Reconstruction of the second 
track at the Ruednitz railroad 


station e 3 282 
Jueterbog-Altes Larer 250 
ReeliteeStadt | 280 
Ferch-J ienewitz 250 
Boénitz (?) 310 
Construction of a railread 

underpass on Paulstrasse hoo 

bridge over the Spree River ; 
at “ernerwerk 300 


Railroad underpass on Wiesenstrasse 280 


Railroad underpass on 
Hardenberrstrasse 300 


Signal boxes De and Pot at the 
Driesen railroad station on the 
line to Frankfurt/Oder  kéo 


Signal box Osn at the Osthreuz 
railroad station Lol 
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Signal box Pow at the iotsdan 
railroad station Trove) Loo 
Kuestrin-tiiets houses 36 So liso 
Frankfurt/Oder (project at 55 
Sophiestrasse) 250 250 
Substation of the Nerlin 
interurban railroac systen 
at Treptower Park 320 320 
Construction o2 a ticket printing 
pliant for the lerlin regional 
railroad headquarters BOO 300 
Construction of a dorritory for 
train crews at Kuestrin-Kietz | Uso LiSo 


Construction of locker rooms, wash roons 
and dispensary at the Neuruppin 
maintenance shop 250 250 


istablishment of a kindergarten, for 
120 children at the Varschauver Strasse 
railroad repair shop 360 . 360 


Construction of an outpatients’ clinic 
at the Schoeneweide railroad repair 


shop 341 341 
b.. Gottbus railroad district, 
Projects costing 500,000 or nore castuarks, 
Reconstruction of the Lauchhamer~cest railroad - 
station | 1,300 1,300 
Construction of a crossing Loop at the. 
Evieske railroad station ; km 1 00 800 
Construction of safety installations 
in the Dobrilurk-ltoehila line section 34500 3,500 
Projects costing less than 500,000 sastmarks, 
Reconsi ruction of trackare at the . 
Senftenberg railroad station km 2 360 360 
Construction of a crossing loop 
at the 'lsterwerda-Biehla switch }, 130 130 


marshaling yard uaits 
Construction of a bridge at 


| *‘Histerwerda-llerzberg ( Frankfurt/ . 
Cdereliekre line) ‘250 ; 250 
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Construction of signal box Ssw 390 390 
at Senftenberg 


Construction of locker and wash 
rooms at the Cottbus maintenance shop 150 So 


Establishment of a railroad school 
for young railroad workers at Cottbus LUG MWhé 


e. Dresden railroad district. 
Projects costing 500,000 or more eastmarks, 


Construction of an auxiliary repair plant for 
section K at the 7th October loconotive 
repair shop in Ziwickau 1,3h0 950 


Construction of a new boiler house at the 
“ilheln Pieck locomotive repair shop in 
Chemnitz 24900 1,500 


Construction of an enginehouse for 8 and S10 S10 
one for 15 locomotives at the Dresden- 

Altstadt and Dresden-I'riodrichstadt 

_ locomotive maintenance shops 830 ; 830 


Reconstruction of the second track on the 
St, Leidien-Clauchau-Schoenboernchen 
railroad line (5) km 11 1,350 ‘Lb, 350 


Reconstruction of the liesa railroas 
station (second construction stage) 1,350 1,350 


Enlarrement of the Chennite-lHilbersdorf . 
railroad station km 3 600 ~ 600 


Enlargement of the Pad Schandau 
railroad station Im 3 600 600 


Gonstruction of a railroad 
viaduct at Vuischke on the 
Pautzen-Pad Schandav line soo 500 


Establishment of a railroad 
schoel for juvenile railroad 
workers in Dresden 1,350 1,350 

Projects costing less than 500,000 eastnarks, 


Construction of station 
building at Aue hoo hoo 


Repair of the freight shed at 
the Chemnitz-Sued railroad station 00 hoo 


Reconstruction work at the Plauen 
Oberer Lahnhof railroad station 350 350 


Eplarrement of the fraicht shea 


5 ee ae qa . Vcyet + 
~ transloadinge shed at 


the Uwickau railroad station ; 
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Construction of a 60=ton coal 
dust storage plant at the Chemnitz 
locoriotive maintenance shor 


Reconstruction of the boiler 
house at the Chennits rolling 
stock raintenance shop 


Construction of a viaduct at 
Oberrothenbach km 29,1 


Construction of a viaduct at 
kilometer marker 6.) on the 
Orerbach-Loeben Line km 86.4 


Fridge ‘over the Syuree River at 
kilometer marker 6,2 on the 
Sautzen-ad Gchandau line kn 6,42 


Installation of section blocking 
devices on the Coerlitz-Dresdene 
Nlotesche line Im 90 


Construction of wash rooms at the 
Chemnitz railroad repair shop 


Construction of a social welfare 


house. at the Chemn:itz—Hilbersdorf 
railroad station 


ad Erfurt railroad district, 


Projects costing 500,000 or nore eastnarks. 


Connection of tract: :Youps 3 and km 3 
~h of the krfurt freight station switch 
to the hump units 20 


Reconstruction of the second 
track .on the Rudolstadt-Schwarza 


‘line (6) km 6 
Reconstruction of the Sangerhausen 
railroad station km 6 
inlargement of the Saalfeld kn 2 
railroed station switch 
units 36 
Reconstruction of the Schwarza kn 2.5 
railroad. station (first switch 


construction stare) units 10 


Reconstruction of the Unter— 
wellenborn railroad station 
(first construction stage) 


Enlargement of the switch 
repair shop at the Cotha rai}- 
read repair shop 


srominfommen| 


150 


300 


bine) 


— hoo 


3,000 


650 


1,050 


1,500 


5,000 


1,000 


962 


380 


hoo 


300 


30 


hoo 


1,000 
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Projects costing less than 500,000 eastmarks 


Procurercnt of two locomotive 
lifting cranes for the <einingen 
locomotive repair shop 


Construction of a tank car 
washing plant at the Jena 
rolling stock repair shop 


Enlargement of the freight 
shed and transloading shed at 
the Cera main railrcad station 


Construction of a crossing 
loop at the crlemenda railroad 
station . km 1 


Construction of a bridge over the 
Elster River at vuenschendorf 


Construction of a viaduet at 
Kuellstedt 


Construction of 4 sicnal box 
at Rottenbach 


Improvement of safety installations on 
the lines which formerly were private 


Reconstruction of Signal box Is at 
the l'einingeen railroad station 


“Nehlis railroad station 


Gonstruction of a Signal box at the Zella |: 


Establishment of a railroad school for 
young railroad workers at Naunbure 


e, Oreifswald railroad district, 


Projects costing 500,000 or nore eastmarks , 


inlargement of the enginehouse at the 
Vad Freienwalde locomotive maintenance 
shop (new capacity: 11 Locomotives ) 


a 


Projects costing less than 500,000 eastrarks, 


Construction of rust removine 
facilities at the rolling stock 
repair shop at “berswalde 


Enlargement of the freight shed at 
the Noustrelitg railroad station, 


Sormection of the Jarmen-Schnarsow Line 


to the RemvineTetow Line (7) kn 


“otalblishrent of a railrosd 
school for juvenile railroad 
workers at Stralsund 


SECRET /COLTROL 


100 


1,2 


BOC 


270 


2,067 


306 


Lh 


100 


300 
270 
h20 
250 
00 
TS) 
450 
hoo 


16 


2,067 


350 


300 
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Approved For Release 2003/08/12 : CIA-RDP82-00457R014500030005-7 


25X11 


25X1 


whe AP Ree LE 


FERS Py 


Approved For Release 2003/08/12 : CIA-RDP82-00457R014500030005-7 


f, Malle railroad district, 


Projects costing 500,000 or more eastmarks. 


Construction of a repair plant at the 
‘Rinheit" rolling stock repair 
shop in Leipzir 


Construction of sidings at rolling 


Stock repair shops of the district lm G00 


Construction of a trans Loading 
shed at the Leipgir~Jahren 
railroad station 


Reconstruction of the second 
track on the Halle-iligleben line (8) 


Reconstruction of the second track 
on the Leinzig-LeutasshGrosskorbetha 
line (9) kn 19.2 


Reconstruction of the second - 
track on the Volfen=Dessau 
line (20) 


Reconstruction of the Palkenberg 
marshaling yard (first construction 
stare) 


Enlargenent of the Rosslav 


railroad station 7 km] 

Knlargerent of the Halle kn 3 

freight station switch 
units 10 


Reconstruction of the second 
track on the Eilenburr- 
falkenberr Line (11) kn 16 


Reconstruction of signe] box 
Wlu B2 at the Gaschwitz reij~ 
road station 


Construction of a Locomotive 
pilot plant and procurement 
of the pertinent nachinery at 
Hal 


Construction of a messhall for 
personnel of the "Einheit" 
railroad repair shop in Leipzig 


6,000 


1,200 


1,190 


500 


Projects costing less than 500,000 eastmarks 


Reconstruction of the transloading 
shee at the Falkenberr railroad station 


So 


sroxumyecvrronf | 


2,750 
2,700 


3,000 


500 


600 


ko 
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Construction of a 60=ton coal 
dust storare plant at the 
Leipzig~"ahren locomotive 
maintenance shop 255 
Enlargement of the l’uecheln kn 0.3 
raLlroad station switch 

units 6 380 


Construction of the Peisker Bridge at 
kilometer marker 20,6 350 


Construction of a bridre on 
Jermann luebmann Strasse in 
Leipair 300 


‘Construction of signal box os 
Hb 2 at Leitertlick 350 


Construction of signal box 
Hp 3 at Halle. 700 


Construction of a social 
welfare building at Grosskorbetha 300 


Establishment of a kindergarten 
in Leipzig¢ 360 


Construction of a social welfare 
building at the Altenburrp rail- 
road maintenance shop 380 


& lagdeburg railroad district, 
Projects costing 500,000 or nore eastnarks, 


Completion of the station 
building of the Vardeburg main 
railroad station . 4,200 


Railroad facilities for the 
Foundry Conbine vest (third 
construction project) 4,h00 


Reconstruction of the second 
track between Schoenebeck and 
Galto-Os% (12) km 12,4 1,500 
Enlargement of the Clankenburg 
railroad station (first con- 
struction stage) 2,500 


Projects costing less than 500,000 eastmarks, 


Repair of the roof. of the Halberstadt 
locorotive repair shop 360 


100 


Lho 


300 


360 


380 


800 


360 
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bnlargement of the transloading 
shed at, the Nardeburg-Rothensee 
freight station 300 


Construction of an enginehouse 

for six locomotives at the 

locorotive maintenance shop in 

Palberstadt 255 


Construction of a dwelling 

house for 2) workers families 

of the railroad repair shon in 

Pacdeburr 380 


Gonstruction of a workshop 
and office building in Magdeburg 300 


‘Construction of clubhouse for 


FDJ meribers in * acdeburg 350 


xeconstruction of building No 68 
Nahnhofstrasse to be used for wash 
rooms, @ Gispensary anc kitchen 250 


Establishment of an outpatients! 


clinic at the railroad renair shop 
in Stendal ahh 


h, Sehwerin railroad district, 
Projects costing $00,0CO or more eaccmarks, 


Enlargenent of the cassebohn 


railroad station 1,900 
hnlargcerent of the Prienerburg 

railroad station . 600 
Construction of departure and km 2.5 1,800 
arrival tracks at the “ismar switch 

railroad station units 6 


Projects costing less than 500,000 eastmarks. 
Reconstruction of the freirht 
shed at the Rostock freicht 
station 300) 


Kteconditioning of block order 
station lb at the Ludwirslust 
railroad station 350 
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